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1. Pilot breathing haa stoped fer nore than 1 minute. og 
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Modity the airereft and the MA-® high altitude helmets by installing a hyporia 
Warning System, mumsfactured by the Beckuan Instrument Corporation. The mejor 
components of the t feal to those currently being plied. 


and F101 alreraft. This system has been undergoing operational Gavelopment as 


Patterson Air Force Base, Dayten Ohie, Fhonet ‘ Clearwater 3-711, Yhrtansdon 
33181, has bees in charge of all a @ment and tests, 
Concurrent with precessing ef this Propesal the Centracter is negotiating with 
Beekman Inétrwaants to obtain one system on consignment for installation ani 
Operational evaluation in ove of the Preject atferaft. 7 7 

The Amplifier-Indioater will provide two types of signals: 


‘The airereft will be modified as follows: © ee ae, 
-&. Add 6 ved HYPOXIA WARN Light to the instrument panel or above the panel. 
bs Install the hyporia Indteater/Auplifier in the R. H. Consela. 


a. Revise the afrerart wiring and aid 2 eireuit vreakers on the lete fide panel. 


Existing pilet and seat diseonnects and harnesses for faceheat and interphone 


eirouits will be replased with harnesses and disconneate te include the 
additional & HYPOXYA warning efreutts. 7 


d. Inwtall the GFE adapter bor for sonitering pilot breathing. 
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6. In addition to the prototype inétallatien and testing whieh will be Eten ery in 
 genjunetion with other flight tests, the Contracter antieipates a total af 1 test 
flight to cheek the production installation of the hyparia nysten ‘ana ‘the ‘eperation 

of the GYE adapter box fer manitering pilot breathing. 
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